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(Ireland.) 



An account of the Maimer in which To much of the S U M of £,. 500,000, granted by the Irifli 
been Iffued, has been Applied ; commencing with the Eftablifliment 



SUMS iffurd from the Treafury of IRELAND, purfuant to ihe Aft of the 40th of the Jimg, 
“An ACT for granting to His Majefty the Sum of £.500,000. for promoting Inland I 
” in Ireland, and for other purpofes therein -mentioned, and for authorizing the railing ot the 
“ by Loan.” 



PARLIAMENTARY GRANT 






the Direftors of Inland Navigation. 



ISSUES from the Treafury 



1800; September 16. 

December 3. 



January 8 
Fchniiry 5 
. March 3 
May 30 
July 9 

January ar 
April 6 
July ao 
November 15 
January 27 
July 9 
Oflober 17 
March c 
Derember it 
January 2« 

July 29 

pecember 10 
June 30 
November 7 
April li 
September 2' 

January 2 



To NAVIGATION COMP-ANIES. by Certif 
Direilorsof Inland Navigation to the Lord L 
advaucs upon their Contracts entered into with 

ROYAL CANAL COMPANY. 
Certificate for £.X2, 000 I Grofs - , 



November 10. 
Oaoher n. 
Auguft 14. 
November 26. 

April 2. 
September 19 
December S. 
March 4. 



BARROW NAVIGATION COMPANY 
Grofs - ;C-2*' 



Certificate for £.2oysco — i— 
- ' 2,203 17 9 

1,787 IS ‘ 



February 8 

Maich 20 
OfloSe’ 25 
Maich 24 



March 29 



GRAND CANAL COMPANY 



Certificate for £. 7,899 16 x 
t.400 14 '4^ 
8,194 >9 4 
14,757 18 6 



December 29. 
February 14. 



CORPORATION PORT ^OF DUBLIN 
Grofs - - £• 5 



Certificate for £. 5.C 



18055 December 16. 

i8c6 : September 19. 

1808: Auguft 31. 



Grofs Sums iflited 

Balance of the Grant not iflued . - • - 

Approptiaied but not yet ilTued, upon Agreements 
Cofitrafls made 

Balanci, not efpecialiy appropriated ^ 
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parliament to the DIRECTORS of INLAND NAVIGATION in Ireland, as has 
of the Board 12th of Auguft 1800, and ending 25th of March 1809. 



How ihe Sum of ,f.i56yDZ4. 13. a. 

0 ihe Direftors of all Works relating to Inlaad Navigation 
in Ireland, Has been applied ; 

Diftinguilhiiig each Head of Expemlinire. 



AGREEMENTS 
made -.vith Navigation Companie* 
by ilie Dircdlors of all Works relating to 
Inland Navigation, 
and upon 

wliicS any KTues have been made in part. 



SUMS 

emaiiiing to he iffuej 
upon Agreemeuts 

by the Direflers of 
Inland Navig.ition. 



STABLISHMENT of the Board ! 

£. d. 

jjiredlorsSalaries - - - *0,967 19 7 

Officers under the Board • - 10,16*15 3J 

Engineers- - - - - 9,14815 i 



CONTINGENCIES of the Board Including 
Rent and Taxes of the Houfe, with Incidents 
in Management - - - - - 



INCIDENTS to Engineers : — For their Travel- 
ling and other Expence* upon Services under 
the Board's Orders . . . . . 



LAW EXPENCES - 
DUBLIN HARBOUR - 

NEWRY Navigation : 



- 23,691 6 5^ 

- 4,853 2 3 



TYRONE Nivigatioi 
Expended on the Works - 
Salaries of Officers - 



LIMERICK Navigation : » 

Expended on the Works - - 36,591 19 

Salaries of Ofticeii - - - 3,020 8 i 

SHANNON Navigation : 

Expence of Surveys - . • 1,151 2- 

Expended on the Works - - l,6io 15 

Salaries ot Officers - - - 66 17 



INSOLVENCY 



BALANCE in the Bank of Ireland 



STOPPAGE in the Treafury for Poundage and 
Pells upon £.156,024. 13. 2. - - - 



£. 1. 

40,379 9 I 



7»247 6 




ROYAL CANAL COMPANY : 

Ifllied upon the Board’s Cer. 

tificates to Lord Lieute- > 92,866 7 10 
tenant - - - J 



BARROW Navigation: 



IITued upon the Board’s Cer- ~i 
tificates to Lord Lieute- >3< 



GRAND CANAL COMPANY: 

To be paid them agreeable 7 g j 
to Contraift - - J at’ ar / 

Iffued upon the Bonrd’sCer-"J 

tificates to Lord Lieute- ! 42,752 9 2 

nant - - - * ' 



CORPORATION for preferring and 
improving the Port of Dublin. 



locli April 1809. 



H. Straton, 

Accountant to the Direftors of 
Inland Navigation. 



Navigation-Office, Dublin; loth April 1809. 

An Account of The WORKS that have been aftually completed under the Powers vefted in The Direftors General, 
by the Aft of 40 Geo. III. 



T he Canal from Lmigh Neagh to the Se.i helow Newry has been I 
reftored, deepened, improved and finilhed. I 

The Navigable Cot from Lough Neagh scroll the Peninfula of I 
Maghri y to the Blackwatev, in order to avoid the Bar at the Mouth of 
the Blackwater (wliere Vellels were conftrained to unlade on one fide 
and relliip the Goods on the other fide) is finifhed. 

The Navigable Canal from the Collienesat Coal Ifiand to the Black- 
water, oppofite to The Maghtry Cut and fo to Lough Neagh was 
finilhed ; a Bridge over the Navigation and one of the old Locks have 
jiven and are rebuilding. 

The Extenfion of The Royal Canal to Cooloahay (fix Miles beynad 
'Wnlling.sr) with the Harbour and Aqueduft near Dublin, and the 
^’ncks and Communication with the Tide Water in the Liffey ace 
finilhed. 

The Navigation from the deep Water of Lough Derg above Killaloe 
to the City of Limerick was nearly Aniihed, and would have been given 
“P to the Company thisSeafon, hut in the late fudden and unparallelled 
flood of tlie Shannon the Banks of the inland part of the Navigation 



having given way very ennfiderable Damage has been done, which 
neveithelefs it is hoped will be repaired this Seafon. 

The Navigation ^ the Shannon from Lough Ree to Lough Derg is 
nearly finifhed, and it is expcclcd will be completed this Seafon, under 
the Comradt entered into by the Grand Cuiapany with the Diieftors 
General. 

The Navigation of the Barrow from Athy to the Tide Water is very 
far advanced, under the Contraft between this Board and the Barrow 
Navigation Company, and will fonn be finifhed. 

The Work comprifed in the Contradt of this Board with the Corpo- 
ration for pwferving and improving the Port of Dublin, in piirfiiance 
of the Aft of the- 43d year of His prefentMajefty’s Reign, is finilhed. 

Returned, puifuant to an Order of the Honourable Houfe of Com- 
mons, dated the 17th of March 1809. 

William Gregory, 

bccrctary. 
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